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Message Text 

UNCLASSIFIED 

PAGE 01 LILONG 00679 05073IZ 
ACTION SY-05 

INFO OCT-OI AF-IO ISO-00 /016W 

05I256Z 010807/50 

R 050650Z MAY 77 
FM AMEMBASSY LILONGWE 
TO SECSTATE WASHDC 860 
INFO AMEMBASSY VICTORIA 

UNCLAS LILONGWE 0679 

DEPT EOR OIC NAVSUPUNIT, ROOM 2534 FROM CPOIC 

E.O. 1 1652: N/A 
TAGS: ASEC NSU 

SUBJECT: PROJECT COMPLETION REPORT AS OP 4 MAY 1977 
REP: (A) NSU INST. 3120.1 

1. IN ACCORDANCE WITH REPERENCE (A), THE FOLLOWING IS 
PROVIDED: 

A. TEAM OPERATIONS: 

1 . ELECTRICAL HOOKUP OF CHILLER UNITS EOR C&R AREA. 

THIS INVOLVED THE INSTALLATION OF 15 FEET OF NO. 8 AWG WIRE, 

ONE JUNCTION BOX, 10 FEET OF 3/4" CONDUIT, 4 FEET OF FLEX 
CONDUIT. 

2. UTILITY: HOOKUP OF CHILLER UNITS FOR C&R AREA. THIS 
INVOLVED THE INSTALLATION OF APPROXIMATELY 50 FEET OF 1 1/4" 

PVC WITH INSULATION. 

B. 1. THERE WAS NO GOVERNMENT TRANSPORTATION AVAILABLE. 

BUS AND TAX WERE NON-EXISTENT. CAR HIRE WAS NECESSARY AND 
DONE THROUGH THE AMERICAN EMBASSY. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 LILONG 00679 05073 IZ 

2. GUESTHOUSE WAS UTILIZED BUT AT A COST OF MKIO.OO 
PER DAY (MK 1.00 EQUALS DOLS 1.118). 

STEVENSON 
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Disposition Comment: 
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Disposition Event: 
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Disposition Reason: 

Disposition Remarks: 

Document Number: 1977L1LONG00679 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 58-01 30 

Format: TEL 
From: LILONGWE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770590/aaaadadc.tel 

Line Count: 58 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 287d179a-c288-dd11-92da-001cc4696bcc 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
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Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 
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